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asateh County Memorial Hill Ass'n., 
Me. D. A. Bromdbent, Chairman 
Heber City, Utah, 


Gent Lexen: 


Ye present herewith one est of sketches for proposed 
memorial to honor citizens of Yasateh County who hive 
served in the World War, the Spanish American Wer, the 
Givil Yar and the Indian Wars, Our cet of sketohes 
comprises four sheets., No. 1 shows, in color, a par- 
spective vier of the complete monument. No. 2 is a 
pencil dimensioned drawing showing a front or rear 
elevation at a soale of 1/48 to the foot and also a 
dimensioned plan view at a scale of 1/8" to the foot, 
and a dimensioned front elevation view of one of the 
colusns for the portal. ¿Drawing No, 3 shows a detail 
of one of the six main bronze tableta which are to be 
mounted around the center hexagonal column, and drau- 
ing Bo. 4 is a persrective sketeh in color of the por- 
tal showing two cobble rock columns with bronze title 
tablets attached. 


AR we exvect to present these drawings to your committee 
in person, at which time we expect to stalk to you about 
the various details, we #111 only atterrt here to gen- 
erally describe the essential features and construce 
tion of this memoriul. In designing the memorial ue 
heve tried to design something which con be seen from 
all parts of your valley where an cteerver is able to 
see Memorial Hill. He have nttenrted to utilize to 

the best advantage your present sehene of landscaping 
and we have tried to design a memorial «hich will be 

a utility but at the seme time has the beauty and dig- 
nity which a memorinl being erected for this purpose 
should have. 2 
Forking on the theory that there vill be many visitors 
to your section of the country, we hove designed a por- 
tal or entrance to Memorial Hill in the form of two 
Sauare columns to be pleeed down at tie bottom of the 
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hill in the proper spot where the road leaves the trav- 
eled highway and canences to encircle the hill. On the 
theory that visitors to your seotion will be curious 38 
to the reason for this portal, we have provided on each 
column a bronze tablet on which the proper insoription 
oan be mounted, setting forth the purpose of the hill 
and direoting visitors to the momment which crowns the 
hill. You, of course, will aelect your own fitting in- 
seription for these bronze tableta. You gill note that 
these bronae tablets are of the sare design and 6126, 
except for the length, as the tableta which we have used 
on the six faces of the hexagonal column of the monument 
propor. We would expect to build these columns from a 
light colored, selected cobble rock to ve gathered in 
your valley sac each colusn would be capped with a 10° 
gloss ball shich would house a 100 watt inospdescent 
leon. This glass ball would be provided with a cast 
bronze, westher proof fitter and a conduit would be run 
from this light down through the center of the column 
and the two conduits would be joined in 4 weather proof, 
east iron junction box alresdy for connection to the 
electric Servlos, 


Upon arriving at the top of the hill, one gould see a 
sconusent like our colored drawing No. le We mvo tried 
to design this monument with the thought in mind that 
it will ce a shrine in honor of those «en from Wasatch 
County who servod in the various wars and it will be 2 


lives in the service of their country while in these 
ware. At the same tine we feel thet this monument has 

a wility value in thet undoubtedly your people will 

use Memorial Hill for sone festive sceasions on Bation- 
sl holidays or State holídeys and that at other tines 
people «ill climb to the top of thia hill for observa~ 
tion purposes and pienicu. Te have, thersfore, prov í- 
ded the somument with a agat going 911 the way 4 

the cireuler base except «here it in broken by the 

sters on the front and rear elevution:. Ye expect that 
the front of the monwent wey at tines be used for a 
asyeskerte stand and se have, therefore, rrovided another 
eireular seat encircling the base of the hexagonal col- 
uam of the monument proper. Tho outside dimension of 
she observation seat on she outside of the monument is 
aot, The seat surrounding the main pedestal of the monu- 
ment is 9% in disaster. Between this diameter of 9! and 
the inner vide of the wall, whose cuteide surface sots 
ag a back for the outer ouseryation sent, there ie a 
eyace of 111. This would provide ample floor space for 
the placing of a band oF for the gesting of quite u larga 
amber of ceople. 
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Ye have built the entire monument around your present 
flag pole. The centar pedestal of the sonument io 19! 
high from the floor of the monument to the tep of the 
crown. The hexagonal column, on whose faces the six 
bronze tablets are to be mounted, is 2 hexagonal col- 
win inscribed by a cirole 5! in diameter. Bach fuce 
of the hexagon would be 30° wide by 13'6" high. The 
six bronze tablets 18" x 48" will provide ample space 
for proper title inseriptions and for the Listing of 
the names as given us. 


On top of the eoneretes onp of the center column we 
| have provided for placing an ornamental bronze flag 
pole base. The lower ring of the flag pole base would 
| be provided with six openings and these six openings 
would be covered and sealed with alternate red and blue 
r glass lenses back of which incandescent lemps would be 
| placed. On the inside of the wall, down near the floor 
| of the monument immediately beneath each of the six 
bronse garland poles, a Pittsburg flood light refleo- 
tor would be properly installed, each having the eap- 
aoity of 500 watte so that at night lights would be 
thrown upward directed at the center columa and flag 
pole. For festive occasions garlands of flowers, flags, 
— pennants or lights con be draped between the six bronze 
garland poles. 


For a price of 33,435.00 we would agree to do the fol- 
lowing: sil 


CONCRETE AND COBBLE ROCK WORK: 


Ze would agree to erect out of the best materiols and 
with the best of careful workmanship, all cobble rock 
work; all finished whits concrete work 28 shown by our 
sketon, including all foundations, the two cobble rook 
portal columns snd the combination cobble rock and cor- 
crete momunent proper. 


BRONZE GORK: 


Se would furnish, deliver and inest<ll,complete in every 
respect, the six 18" z 48" ornamental bronze tablets; 

the two 18* x 24% bronze tablete for the portal, the two 
weather proof bronze glass holders for the electric lights 
of the portal; the six ornamental bronze gariand poles, 
colete with bases, tubes and oops; the ornsmental bronze 
flag pale base and light ring; the necessary bronze lens 
hol.ers for the nix 560 watt flood lignits. 


FN ELECTRICAL BORK AND EQUIPMENT: 


Included in this price we would agree to supply, deliver 
and install all electrierl items comslete, ineluding glass- 
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ware, wire, conduit, inouncescent lamps, reflectors, 
lenses and cast iron Junction boxes, located ready for 
your fitters near the outer base of the nomment Proper 
end near the base of the Portal columns, 


In general, we wouid undertake to erect and finish this 
nonent complete in every respect, 28 abore deseribed 
and 28 per our drawings, in a neat, vorkmanlike and 
thorough manner, cut of the best of *aterials and work. 
“anahlp, with the following eXcertiong: 


Glusne and Within 59 o¢ the outside diameter of the 
observation Seat on the monument Proper; and we Would 
expect you to make the connection to Our system of 
siring, Ye Would exrect YOu to furnish and deliver to 
the ton of the hill t he RGC@EBAary water for the masonry 
and conerete work, We would Expect you to furnish and 
deliver to the top of the hill gobble rock in sufficient 
“Uantsty so that a Careful S6 leot ion as to hardness, 
color, shape end size oould be made by our RGB ON e 


Ye feel that we hive Suceesa fully designed a tenutiful 
and 
tO arot thig 20nunent we would expect to exercise the 
Sane care in Planning and construction that we beye used 
t 


in resenting this set of sketches there is no obliga. 
tion involved except an ethical ona and that is that 
#2 WOuld not Permit our Sketch tu Se used in any way 


Thanking JOu for the OPrOrtunity or Submitting this 


¿TONOTal, we ayy 
CAPITAL BRASS FOUNDRY 
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